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Week in Review 
Friday, January 15, 2021 





The new year is here and GLT continues to advance important Safety and State of Good Repair (SGR) projects like 
the Lechmere Viaduct Rehabilitation. We will continue to improve the Green Line for our riders despite the challenges 
we face in 2021. Stay tuned to our weekly updates to learn more as we announce projects and milestones for 2021. 


Construction Underway | Project Updates 


Lechmere Viaduct Rehabilitation Project 6 


aay 





1,700 ft of Structural Repairs Underway (12 Spans) 
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Strengthen and preserve the 110-year-old viaduct for heavier loads and increased train frequency 
Vv Last Week | Continued crack injection and repairs, as well as floor beam caps and structural steel assemblies. Completed 
saw cutting concrete, and railing, sidewalk, and superstructure demolition 
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